Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 05 JUL 2006 


Message Text 


UNCLASSIFIED 

PAGE 01 LAGOS 04218 071702Z 

53 

ACTION AF-06 

INFO OCT-01 ISO-OO FBOE-OO A-01 SY-05 ABF-01 /014W 

054296 

R 071349Z MAY 75 
FM AMEMBASSY LAGOS 
TO SECSTATE WASHDC 9157 
INFO AMEMBASSY LOME 

UNCLAS LAGOS 04218 

FOR KRYA FROM PRINCE 

E. O. 11652: N/A 
TAGS: ASEC 

SUB J : WALL AND GATES FOR OFFICIAL RESIDENCE FBO 4 

REF: STATE 87267 

1. DISCUSSIONS WITH RSO AND AF BUDGET REPRESENTATIVE 
HAVE LED TO FOLLOWING RECOMMENDED CHANGES IN PLANS FOR 
CONSTRUCTION RESIDENCE WALL. 

2. CHANGES ARE (1) INCREASE HEIGHT OF WALL TO SIX FEET; 

(2) ELIMINATE REAR GATES; (3) EXTEND WALL AROUND ENTIRE PROPERTY 
TO ENCLOSE SHRUBBERY ON EAST SIDE OF PROPERTY; AND (4) INSTALL 
SECURITY LIGHTS TO ILLUMINATE PERIMETER WALL. 

3. CHANGES PROPOSED IN PARA 2 ESTIMATED TO COST ADDITIONAL 
DOL 5,500 WHICH IS INCLUDED IN POST REQUIREMENTS REMAINDER 
FISCAL YEAR. 

4. PTE. ASF. DISCUSS CONTENTS THIS MESSAGE WITH AMBASSADOR RAWLS 
DURING CONSULTATIONS AND ADVISE POST HER WISHES WITH INFO RSO 
LAGOS. 

CROSBY 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 07 MAY 1975 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1975LAGOS04218 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D7501 60-0693 
From: LAGOS 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1975/newtext/t19750574/aaaacpot.tel 

Line Count: 50 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION AF 

Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 1 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: 75 STATE 87267 
Review Action: RELEASED, APPROVED 
Review Authority: CunninFX 
Review Comment: n/a 
Review Content Flags: 

Review Date: 1 5 JUL 2003 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <15 JUL 2003 by SilvaL0>; APPROVED <17 FEB 2004 by CunninFX> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
05 JUL 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: WALL AND GATES FOR OFFICIAL RESIDENCE - FBO 4 
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